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COR - 0820 
29 April 1960 
ACTIVITY PROGRAM 
1. PURPOSE: - 4 
fo provide technical advice in connection with changes in the CORONA 
Prime camera for the purpose of fabricating a 1961 CORONA Double Prime 


instrument. 


2. DESCRIPTION OF WORK OR SERVICES JUTRED 


25X1A Contract No. i President ) | 
has been drawn to provide the professional services as described above 
imearts for fifty man days. 


3. EXPECTED ADDITIONAL OR RELATED WORK OR SIERVICES 
None contemplated. 

k, TOTAL ESTIMATED COST 
The contractor's total estimated cost for this work is $10,400. However, 
the funding required through 30 June 19690 is $5,000. Funds are available 
from a previous liquidation of $39,000 from contract RT-LOO of which 
there is $30,883 remaining. 


5. DELIVERY SCHEDULE OR PERIOD OF PERFORMANCE 


» The services covered by the $5,000 will be provided by 30 June 1960. | 
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Colonel, USAF 
Acting Chief, DPD-DD/P 
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